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SPS-E054-81 
23 September 1981 


MEMORANDUM FOR: Director of Data Processing 


a 
puty er, Special Projects Staff/ODP 


SUBJECT : Special Projects Staff Weekly Status 
Report for Week Ending 22 September 1981 


lL. SAFE 


A. eee senior management from the Consolidated 


SAFE Project 0 ce are attending the monthly TRW progress review 


meeting at Torrance, California. 


B. [from TRW spent several hours on 22 September 
with CSPO and NFAC/SAS personnel discussing the assumptions behind 
TRW's approach on user training for the SAFE Project. It was a 
fruitful session and more meetings will be held in the future as 


training schedules and material are firmed i STAT 


2. ADSTAR 


A. Th Reports for the Librarian Workstation 
Manual were sent on 16 September. 


B. Factory Test was held[ on 21 September St 


and the test failed. 
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